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Aa a reault of d*aaajr drops 
(parachute) *1 Contro, California, 
feflaoaring DevelopaMt Center at . 
deatiVtl to «t the 60 lath beaLaflo 
atlen daviea. The acco rd etaje 

T-10 parachute canopy* The pad 

alao Incorporate the anergpncy axjfgA 
Upon ooa^latlon of qualification teate 


„ at tha 6511th Teat Orwp 
wind tunnel tecta at the Arnold 
,, Tenneasoe, it haa been 
„ r > aa tha flrat etaga deoaler- 
, idLH he a thirty-five foot atendard 
Mill houee thee* parachute, will 
ajai aa end parachute tiaer eyvten. 
of a opponent part* a final " 


USAF review(s) completed. 

Approved For Release 2004/ 


RDP75B00285R000400020042-0 




I 


25X1A 


25X1 


25X1 


I*- 




Approved For Relea^Mb04/01/ 


frnpr 


DP75B00285R0004Wf620042-0 






-3- ODLG-2^1 

drop proem* snd subsequent lire Jv*p pro gran will be conducted at 
X3. Centro. It ie presently anticipated that these teste will start 
on 4 Decenoer. Fifty eonseeutive successful dunmy drops are required 
before any live Junpe are made. Strength tests of the assmi^ly will 
be performed concurrently with the ducsqy drops, t’pou euceeesfui 
eocqpletion of the above pro^ran thirty production parachutes will be 
procured aloi«£ with an appropriate number of mMar&tnaz <*xynen tank 
pans and parachute timer pans. 

/*. Packing instructions and aalntenanee proc edures for the 
parachute will be written by I I Periodic packing 25X1 A 

and Inspection will be perfortad at Look-need until adequate faeilltie§25xi A 
are provided at a more convenient location. 

5. Pour full pressure suite Have been delivered . I I 

will have his prelirdxiary fitting on 27 beveriber and I I 25X1 A 

Will reoeive his second suit by nid-Deoeafcer. Durin.? the week o? 

11 Oeoenber five selectees will visit the David Clark Co. for pressure 
tuit rases ureraente . Component testing is being accomplished , i.e. 
repetitive visor opening and closing t he last sealing , etc. All future 
Mite will be improved via adding a flotation capability, providing a 
back-up tipper and installing flange mowitinjp in the wrist and neck rings. 

6. A total of twenty hours of oxygen consumption tests have been 
o«!f>ieted. Additional testing will bo needed to insure that an adequate 
supply is provided for mission requi r eme n ts. This will be performed at 

‘firewel on selectees as they are indoctrinated as well as FLrewel employees. 

| • ■■-■■■ — trying this problsm pursued. 

7. A press u re Aland oxygen syeten which will enable the pilot to 
fly using an corygen mask, vs. tbs full pressure suit assembly . i» presently 
being developed by FLrewel. 


8, ftm pressure suit maintenance van sad the transport van will be 
ready for delivery from Flnwil during the week of 1 Dec enter . Fix sue 1 
technicians will depart by sdd— Deoesd>er . 

9, Training and procedural manuals are the responsibility of the 

Flrwwsl Co. One set will be written for the pilots while another set will 
be for maintenance people. * 



the mail nsl and environmental problaas, 
possible solution#" 1 to tiat would he associated with m iss ions 


to sixteen hours. 
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